9/22/2016 


City  of  Los  Angeles  Mail  - Fwd:  Request  Status  on  New  Signal  Vine  & Warning 


Stacy  Starkey  <stacy.starkey@lacity.org> 

Fwd:  Request  Status  on  New  Signal  Vine  & Warning 

1 message 

Jeannie  Shen  <jeannie.shen@lacity.org>  Thu,  Sep  15,  2016  at  3:48  PM 

To:  Stacy  Starkey  <stacy.starkey@lacity.org> 

mediadistrict.org  email 
Last  one. 


Jeannie  Shen 

Transportation  Engineer 
Hollywood-Wilshire  District 


6501  Fountain  Avenue,  Los  Angeles  90028 
Los  Angeles  Department  of  Transportation 

323.957.6843  If  0 f ■* 

uoar 

****************qqp f jclGntis lity  Notic©******************** 

This  electronic  message  transmission  contains  information  from  the  Los  Angeles  Department  of  Transportation,  which  may  be  confidential.  If  you  are 
not  the  intended  recipient,  be  aware  that  any  disclosure,  copying,  distribution  or  use  of  the  content  of  this  information  is  prohibited.  If  you  have 
received  this  communication  in  error,  please  notify  us  immediately  by  e-mail  and  delete  the  original  message  and  any  attachment  without  reading  or 
saving  in  any  manner. 

Forwarded  message 

From:  Jeannie  Shen  <jeannie.shen@lacity.org> 

Date:  Thu,  Oct  29,  2015  at  3:39  PM 

Subject:  Re:  Request  Status  on  New  Signal  Vine  & Warning 
To:  Media  District  <lisa@mediadistrict.org> 


Hi  Lisa, 

The  poles  may  be  in,  but  the  power  is  still  needed  through  LADWP,  and  BSL  needs  to  do  there  part.  LADOT  still  needs 
to  install  the  traffic  signal  equipment  on  the  new  poles.  Once  DWP  and  BSL  complete  their  work,  striping  would  need  to 
be  installed  and  modified  at  the  intersection. 


LKXH 


Jeannie  Shen 
Transportation  Engineer 


Hollywood-Wilshire  District 

Los  Angeles  Department  of  Transportation 

Tel.:  323-957-6843 


On  Thu,  Oct  29,  2015  at  12:13  PM,  Media  District  <lisa@mediadistrict.org>  wrote: 

Dear  Jeannie: 

I was  out  at  the  location  this  morning  and  the  poles  are  already  installed  with  covers  on  the  lights.  That  is 

why  I am  making  the  inquiry.  Do  more  poles  need  to  be  installed.  Let  me  know  so  that  I can  report  to  the 

Board.  Thank  you 

Lisa  Schechter 

Executive  Director 

Hollywood  Media  District  BID 
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9/22/2016 


City  of  Los  Angeles  Mail  - Fwd:  Request  Status  on  New  Signal  Vine  & Warning 


1040  N.  Las  Palmas  Avenue 
Hollywood,  CA  90038 

(323)860-0025  Direct 
(323)860-0026  Fax 

MediaDistrict.org 


From:  Jeannie  Shen  <jeannie.shen@lacity.org> 

Date:  Thursday,  October  29,  2015  at  11:46  AM 
To:  Lisa  Schechter  <lisa@mediadistrict.org> 

Subject:  Re:  FW:  Request  Status  on  New  Signal  Vine  & Warning 

Hi  Lisa, 

There  still  some  work  to  be  done.  Our  crews  are  digging  the  foundations  for  2 BSL/DOT  poles  and  installing  the  riser 
for  the  DWP  Power  Service.  The  foundations  will  be  poured  early  next  week,  and  the  poles  will  be  set  by  the  following 
week.  Once  the  poles  are  set,  BSL  will  be  contacted  so  they  can  do  there  part.  I will  submit  the  DWP  service  request 
early  next  week  and  hopefully  DWP  will  respond  within  2 to  3 weeks.  So  with  this  info,  figure  4 to  5 weeks  to  complete. 
Other  departments  are  involved  and  we  have  no  control  of  their  schedules  so  this  is  just  a rough  estimate,  it  may  be 
sooner  or  go  a little  longer. 

Regards, 


LPDOT 


Jeannie  Shen 
Transportation  Engineer 


Hollywood-Wilshire  District 

Los  Angeles  Department  of  Transportation 


Tel.:  323-957-6843 


On  Thu,  Oct  29,  2015  at  9:58  AM,  Media  District  <lisa@mediadistrict.org>  wrote: 

Dear  Jennie: 

Just  to  let  you  know,  I am  now  the  Executive  Director  of  the  Hollywood  Media  District  BID  (Formally  DCOS 
with  Councilmember  LaBonge)  - 1 know  that  we  have  never  met  formally  however  we  have  exchanged 
several  email  in  the  past.  I am  curious  about  the  new  signal  at  Vine  & Warning  and  when  it  is  coming  on 
line.  Can  you  please  provide  me  an  update  as  the  Board  Members  have  inquired?  Look  forward  to 
working  with  you  and  your  team  in  the  near  future. 

Thank  you 


Lisa  Schechter 
Executive  Director 
Hollywood  Media  District  BID 
1040  N.  Las  Palmas  Avenue 
Hollywood,  CA  90038 
(323)860-0025  Direct 
(323)860-0026  Fax 

MediaDistrict.org 
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